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BILL NO. S-87-01-/O y l 
SPECIAL ORDINANCE NO. S-//>- 


AN ORDINANCE approving Change Order 
No. 1 and Final for St. Joseph 

Center Road Feeder Main, Contract 

No. 85-XP-8, with Miller & Associates, 
in connection with the Board of 
Public Works and Safety of the 

City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order No. 1 and Final for St. 





Joseph Center Road Feeder Main, Contract No. 85-XP-8, with Miller 
and Associates, in connection with the Board of Public Works 
and Safety, for: 

this Change Order is necessary 

to reroute around GTE Utility Cable; 
involving a net increase of Nine Hundred Sixty-One and 36/100 
Dollars ($961.36), all as more particularly set forth in the 
specifications, and which is on file with the Office of the Board 
of Public Works and Safety and is by reference incorporated herei 


made a part hereof, and is hereby in all things ratified, con- 





firmed and approved. 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 






Councilmember 





APPROVED AS TO FORM 
AND LEGALITY 





City Attorney 





rger, 








‘ 


Read tk i time in full and on motion by oO AE 















































seconded by cand duly adopted, re tne second tim: 
by tiele and erred to the committee (Ly ff, Lita (and the Cii 
Plan Commission for recommendation) ands s/Lif cobe held after 
due‘ legal notice, at the City-County Building, Fort Way: 
ineézana, on T AENG day of 
pee 9 A aE PADR 
— _ 
DATE: / [Zz j / 
SANDRA E. KENNEDY 'CIETYFCLSRR 
Rea in fuĻl and on motion by ; 
seconded by , and duly adopted, placed on Its 
bassage. PASSED (L652) by the following- vote: 
AYES NAYS ABSTAINED ABSENT TO-WIT: 
OTAL VOTE / 
meee AO awe a setae 
BRADBURY — 
BURNS Se 
EISBART ae 
GiaQUINTA cae 
HENRY E pak 
REDD Lo : 
SCHMIDT oe i 
STIER 
E acne se, ret Mao tna Stoic 
TALARICO Ta 


pare: 1 f=) ee ay ee: 7 


SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXA PE -ATION)——_{GENERA ) 

(SPECIAL) (ZONING MAP) ORDINANCE (RE NO. aS Gale 

on the few D k- day of 
RA coed Ae ES a ei Stas ie 


ATTEST: (SEAL 


AA 4 FRA y Pa" 















SANDRA E. KENNEDY, CITY CLERK 


Presented by me to the Mayor the City’of Fort Wayne, Indiana, 


on the QF ,day of L9 Ea iy 


. E 
at the hour of the Oo 4 








SANDRA E. KENNEDY, CITY CLERK 





5 o 
Approved and signed by me this cag day of 


19 g / , at the hour of PEREM o'clo 


/ 


SO ee bere 
/ 


CHANGE ORDER Contract No. 85-xp-8 





Change Order No. it (FINAL) : Resolution No. --- 
Project No. --- Board Order No. 26-85 ; 
Name of Project ST. JOSEPH CENTER ROAD FEEDER MAIN Date NOVEMBER 12, 1986 
To: MILLER AND ASSOCIATES -25 -1? 
(Contractor) 77 a 
12h y 
Gentlemen: 06 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 









tem |e os Description of Change |__| Change in Contract Price 
eet ESCI Description Unit Price Decrease Increase 


T: 12" x 45° ELL (RESTRAINED) 269.00 538.00 


|o. | 72 ur] conceere pavement REPLACEMENT 423.36 







Total Decrease 





Total Increase 
Net (Begsxezse) (Increase) Contract Price 


The sum of $ 96], 36 is hereby (added to) (@eueredcxfiecu:) the total contract price 
and the final contract price shall be adjusted as follows: 


Original Contract Price $250, /8395985-" 
Current Contract Price Adjusted by Previous Change Order $ TAN 
New Contract Price Including This Change Order $ 51001:21L 


The time provided CE completion in the contract for this project is (unchanged) (iusxreesed) 
tdasreaseds) by == calendar days due to this Change Order. The date for completion 
of all work shall be same . Furthermore, this document shall become an 

amendment to the contract es provisions of the contract shall apply hereto. 


ae b 


Accepted by: at Ly Yea Loe [TAAASH A i (Contractor) Date / 2-16 
He 7 ee (City Engineer) : 
Approved by: Ae (perecre tb arene tesercee Date (v= DO fo 
Appro SSS — Seite ts Ds rks) Date JIR A 3N l 
N e emer E EE 


Aana ~N (enber Bd. of Works) 
9 


kad / — 
Attested by: eee LA LAA. (Clerk) pate J/QYQ3-PS 


hief Water Engineer Date /2-//-S@ 





sD 


to 


x ; Change Order No. 1 (FINAL) 


‘ i ; . ; şs 
` 


Resolution No. ae 


a 


Board Order No. 26-86 


REQUEST_AND JUSTIFICATION FOR CHANGE 


Necessity for change: _ REROUTE AROUND GTE UTILITY CABLE. 


Will proposed change alter size of the project? Yes No X 


If yes, explain 


Affect on operation and maintenance cost of this project: 


NONE. 











ee oe 


ALBERT H. LICHTSINN Junior Engineer 


ETOCS 
Admn. Anpr.. 
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TITLE OF ORDINANCE Change Order #1 (Final) for St. Joseph Center- Road Si a Main, 








DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety se a Tey: YO) 


SYNOPSIS OF ORDINANCE Change Order #1 (Final) for St. Joseph Center Road Feeder Main, 


Contract 85-XP-8, is necessary to reroute around GTE Utility Cable. 





Miller & Associates is the Contractor. 














a 


Fe i A RS GE ee es pa a) E ee, 
EFFECT OF PASSAGE To facilitate completion of this project. 


red a 


eee 


EFFECT OF NON-PASSAGE 
St Sn Eg ia le eae ge A Mn Le oe ed 


eee 


ee ee 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase $961.36 





SES TIE SE Nee RAE FE SN Sat 1 EE E E | MRR E SS OAR E 
ASSTGNED TO COMMITTEE 


ee eee 





BILL NO. S=67=01-10 


REPORT OF THE COMMITTEE ON CITY UTILITIES 
a aE ED 


CLEY. -UTILITIES 


WE, YOUR COMMITTEE ON TO WHOM WAS 
PEL Ones: TGCS Tact: COE Metin, aa DAR RY AS 
REFERRED AN (ORDINANCE) (RESOLGPESN). approving Change Order No. 1 and 
E ee ee ee ee 


Final for St. Josph Center Road Feeder Main, Contract No. 85-XP+8, 


with the Board of Public Works and Safety of the City of Fort Wayne, 


Indiana poate S 
T OTE REE E sional nce Sassen nh pen Doe ae epee ed : i 
aaa ee a a a a a ere E E A E E AE 
Eee a E GD Re 











HAVE HAD SAID (ORDINANCE) (RESOLUTION). UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 





(RESOLUTION) 
YES. NO 
onl 5 r ~—€Kéco CHARLES B. REDD 
a te apg CHAIRMAN —— 
PAUL M. BURNS 
VICE CHAIRMAN _— 





THOMAS C. HENRY 


BEN A. EISBART 





IB f SAMUEL J. TALARICO 
hha E A 


CONCURRED IN NERIA Y. SANDRA E. KENNEDY 


CITY “CLERK 





